Resolution  Adopted: 


DECLARATORY 


OVERHEAD,  FALSTAFF, BREWERY 


Res.  No.  H86-1966 


, 


To  construct  and  maintain  across  Wabash  Avenue 
between  Humphrey  Street  and  Washington  Boulevard 
in  the  City  of  Fort  Wayne,  Indiana,  a certain 
overhead  structure  connecting  the  present  buildings 
of  Falstaff  on  the  west  side  of  said  block  of 
Wabash  Avenue  with  a warehouse  being  constructed 
on  the  east  side  thereof,  in  accordance  with  that 

set  of  plans  designated  JOB  NO.  1855  and  entitled  "NEW  CASE  WAREHOUSE  FOR  FALSTAFF  BREWING  CORPORATION,  PLANT  NO.  7, 

Fort  Wayne,  Indians. 


Feb.  3,  1966 


Confirmed : 


March  3,  1966 


Bids  Received: 


Contract  Awarded: 


Contract  and  Bond: 


Contractor: 


Reported  Completed: 


Assessment  Roll  Confirmed: 

April  21,  1966 


B.O.  lU-'6t  W overhead,  FALSTAFF  ” 

DECLARATORY  RESOLUTION  NO*  1186-1966 

To  construct  and  maintain  across  Wabash  Avenue,  between 
Humphrey  Street  and  Washington  Boulevard  in  the  City  of 
Fort  Wayne,  Indiana,  a certain  overhead  structure 
connecting  the  present  buildings  of  Falstaff  on  the  west 
side  of  said  block  of  Wabash  Avenue  with  a warehouse 
being  constructed  on  the  east  side  thereof,  in  accord- 
ance with  that  set  of  plans  designated  JOB  NO.  1855 
and  entitled  "NEW  CASE  WAREHOUSE  FOR  FALSTAFF  BREWING 
CORPORATION,  PLANT  NO.  7,  Fort  Wayne,  Indiana. 


PLANS  ORDERED: 

ADOPTED:  Feb.  3,  1966 

ADVERTISE  NOTICE  TO  PROPERTY  OWNERS:  Feb.  7 and  lU,  1966 

HEARING  ON  CONFIRMATION:  Thurs.,  March  3,  1966,  3*30  p.m. 

CONFIRMED:  March  3,  1966 

ASSESSMENT  ROLL  ORDERED:  March  3,  1966 

ASSESSMENT  ROLL  APPROVED:  March  28,  1966 

HEARING  ON  CONFIRMATION 

OF  ASSESSMENT  ROLL:  Thurs.,  April  21,  1966  3*30  p.  m. 

NOTICE  SERVED:  April  8,  1966 


ASSESSMENT  ROLL  CONFIRMED: 


April  21,  1966 


Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Ind . 

ORDER  CONFIRMING  DECLARATORY  RESOLUTION  NO.  //^o~  ) ^ i - 

WHEREAS,  heretofore  on  the  j hyA  day  of  \?  ru  d i~  y , 1966, 

this  board  adopted  its  Declaratory  Resolution  No . pursuant  to 

Petition  therefor,  granting  to  Falstaff  Brewing  Corporation  of  Indiana 
permission  to  erect  and  maintain  a certain  overhead  structure  across 
Wabash  Avenue  between  Humphrey  Street  and  Washington  Boulevard  in  the 
City  of  Fort  Wayne,  Indiana,  as  specified  in  said  resolution;  and 

WHEREAS,  pursuant  to  said  resolution  notice  of  public  hearing 
thereon  was  duly  published,  as  shown  by  the  Proof  of  Publication  on  file 
in  the  office  of  this  board  which  is  by  reference  incorporated  herein 
and  made  a part  hereof;  and 

WHEREAS  pursuant  to  said  Resolution  and  Notice,  public  hearing 

was,  on  the  day  of  /Vf/h'cJh  1966,  at  o'clock  f>  M . , 

duly  had  upon  said  Resolution  and  all  persons  desiring  to  be  heard 
thereat  were  duly  heard  and  any  objection  and  remonstrance  to  such 
proceedings  duly  considered;  and 

WHEREAS,  this  board  is  of  the  opinion  that  said  Resolution  should 
now  in  all  things  be  confirmed  and  the  permission  granted  thereby 
ratified  . 

NOW  THEREFORE,  it  is  hereby  ordered  by  the  Board  of  Public  Works 
of  the  City  of  Fort  Wayne,  Indiana,  that  Declaratory  Resolution  No . ; 

heretofore  adopted  by  this  board  on  the  ? tc\  day  of  -c  b f <_•  c\  v-  ^ , 

1966  be  and  the  same  is  in  all  things  ratified,  confirmed  and  approved 
and  FALSTAFF  BREWING  CORPORATION  OF  INDIANA  is  now  finally  authorized 
to  proceed  to  install,  construct  and  maintain  the  overhead  structure 


described  in  said  Resolution. 


Dated  and  entered  this 


day  of 


1966. 


Board  of  Public  Works  of  the 
City  of  Fort  Wayne  ^-Indiana . 


By. 


Fred  S . Ehrman,  Chairman 


Robert  W.  Dahman 


•YJL,- 


George  F.  Gable 


Attest 


it 


Kenneth  McGraw/ 


Clerk 


DECLARATORY  RESOLUTION  NO.  )/%'L~/9Li^ 

WHEREAS,  heretofore  on  the  hd  day  of  n*-X , 1966, 

FALSTAFF  BREWING  CORPORATION  OF  INDIANA,  filed  with  this  board  its 
written  petition  for  permission  no  construct  and  maintain  across  Wabash 
Avenue,  between  Humphrey  Street  and  Washington  Boulevard  in  the  City  of 
Fort  Wayne,  Indiana,  a certain  overhead  structure  connecting  the  present 
buildings  of  Falstaff  on  the  west  side  of  said  block  of  Wabash  Avenue 
with  a warehouse  being  constructed  on  the  east  side  thereof,  in  accord- 
ance with  that  set  of  plans  designated  JOB  NO.  185b  and  entitled  "NEW 
CASE  WAREHOUSE  FOR  FALSTAFF  BREWING  CORPORATION,  PLANT  NO.  7,  FORT  WAYNE, 
INDIANA",  dated  January  10,  1966,  by  Malcolm  R.  Stirton,  Architect, 
Detroit,  Michigan,  consisting  of  7 pages  designated  P-1,  A-l,  A-2,  A-3, 
A-4,  S-l,  s-2  and  8-3  (hereinafter  called  the  “Plan'*)  on  file  in  the 
office  of  this  board  and  by  reference  incorporated  herein  and  made  a 
part  hereof)  which  Petition  is  in  words  and  figures  as  follows,  to 
wits  (H.  I.);  and 

WHEREAS , this  Board  new  finds  and  determines s 

1.  That  Falstaff  is  the  sole  owner  of  all  lots  on  both  sides  of 
said  Wabash  Avenue  between  Humphrey  Street  and  Washington  Boulevard,  to 
wit,  lots  nuntoered  83  through  88,  105,  104  and  89  through  94,  all  in- 
clusive, in  White  * s 1st  Addition  to  the  City  of  Fort  Wayne  according 
to  the  recorded  plat  thereof,  which  is  all  of  the  real  estate  immediately 


ahuffefng  UEU3M  cides  e»f*  that  oart  of  said  street  described  in  said 


petition! 

2. 


That  said  warhead  structure  will  connect  the  existing 
of  Falstaff  located  and  abutting  on  the  west  side  of  aald 


buildings 


block  of  Wabash  Avenue  with  a warehouse  being  constructed  and  which 
will  abut  on  the  east  side  thereof*  will  be  located  across  Wabash 
Avenue  a distance  of  16 5X  4*  (+/~)  north  of  the  north  right-of-way  line 
of  Humphrey  Street*  will  have  an  all-over  width  over  said  street  of 
11*  4 11  (+/-1  and  a minimum  clearance  above  the  crown  of  the  pavement  of 
Wabash  Avenue  of  16*  l*sM  measured  in  a perpendicular  line. 

3.  That  said  overhead  structure  will  be  used  by  F&lstaff  to 
convey  finished  products  from  its  bottling  plant  on  the  west  side  of  said 
block  of  wabaeh  Avenue  to  its  said  warehouse  on  the  east  side  thereof 
and  to  return  empty  containers  received  at  said  warehouse  to  said 
bottling  plant? 

4.  That  said  overhead  structure  will  in  no  way  Interfere  with 
the  full  use  of  Wabash  Avenue  by  the  public  or  be  otherwise  detrimental 
to  or  inconsistent  with  the  free  use  of  the  easement  of  the  public  in 
said  street  or  the  proper  highway  purposes  thereof  ? 

5.  That  said  overhead  structure  will  be  beneficial  to  the  public 
in  that  it  will  relieve  congestion  and  eliminate  the  traffic  that  would 
otherwise  result  from  the  necessary  use  of  the  surface  of  said  Wabash 
Avenue  by  Falstaff  to  move  finished  products  from  said  bottling  plant  to 
said  warehouse  and  return  empty  containers  received  at  said  warehouse 

to  said  bottling  plant? 

HOW  THEREFORE , pursuant  to  the  power  and  authority  granted  it  by 
the  provisions  of  Ch.  168*  Acts  of  1927  of  the  Indiana  General  Assembly 
be  and  it  is  hereby  resolved  by  the  Board  of  Public  Works  of  the  City 
of  Fort  Wayne,  Indiana? 

1.  That  it  hereby  grants  to  FALSTAFF  BREWING  CORPORATION  OF 
INDIANA,  permission  to  construct  and  maintain  across  Wabash  Avenue, 
between  Humphrey  Street  and  Washington  Boulevard  in  the  City  of  Fort 
Wayne,  Indiana,  that  certain  overhead  structure  designated  and 


2 


described  in  the  Plan  hereinabove  referred  to?  subject  however  to  the 
obligation  of  Falstaff  to  pay  all  the  costs  of  construction  and  main* 
tenance  of  said  structure,  to  protect  the  public  from  any  harm  during 
the  construction  thereof,  to  save  the  City  of  Fort  way ne,  Indiana 
harmless  fra m any  claims  of  loss  or  damage  to  persons  or  prpperty  caused 
by  such  construction  and  the  maintenance  and  existence  of  said  structure, 
to  repair  any  damage  to  said  street  or  any  installation  therein  re- 
sulting from  the  Installation  of  said  structure  and  to  maintain  the 
same  at  all  times  in  a safe  condition? 

2.  That  the  real  estate  which  may  be  injuriously  or  beneficially 
affected  by  said  overhead  structure  is  lots  numbered  83  through  88,  105, 
104  and  89  through  94  in  White's  1st  Addition  to  the  City  of  Fort  Wayne, 
according  to  the  recorded  plat  thereof,  all  owned  by  said  petitioner 
Falstaff  ? 


of  this  board  at  which  this  board  will  hear  and  receive  remonstrances 
from  persons  interested  in  or  affected  by  these  proceedings,  after 
which  this  board  will  take  final  action  confirming,  modifying  or  re- 
scinding this  resolution,  which  action  shall  be  final  and  conclusive  on 
all  persons? 

4.  That  there  be  published  in  the  News -Sentinel,  a newspaper  of 
general  circulation  published  in  the  City  of  Fort  Wayne,  Indiana,  once 
a week  for  two  consecutive  weeks,  the  2nd  of  which  shall  be  upon  a 
date  not  less  than  ten  (10)  days  prior  to  the  date  of  the  public  hearing 
set  in  paragraph  3 above,  due  notice  of  the  adoption  of  this  resolution, 
stating  the  time,  place  and  date  of  said  public  hearing,  that  at  said 


3.  That  a public 


of  ... 


1966,  at  3,*  30  o’clock  f,  M.  at  the  offices 


3 


f V 


* 


t 


public  bearing  this  board  will  hear  and  receive  remonstrances  from 
persons  interested  in  or  affected  by  these  proceedings,  and  that  after 
which  this  board  will  confirm,  modify  or  rescind  this  resolution;  and 
5*  That  in  the  event  this  Resolution  be  so  confirmed,  the  per- 
mission hereby  granted  to  construct  and  maintain  said  overhead  structure 
shall  be  nonconcellable  so  long  as  said  structure  shall  continue  to 
exist  • 

Date  entered  this  ,P)  day  of  _ , 1966, 


Board  of  Public  Works  of  the 


George  F.  Gable 


4 


Bpagg.j3f._gy MjL&JWfcg  torn  c^y  rtL-gfiEt  wayn^^insL 

order  confirming  declaratory  resolution  no.  /J 

WHEREAS,  heretofore  on  the  Jt'kA—  day  of  ki')L£Q * 1966, 

this  board  adopted  its  Declaratory  Resolution  No pursuant  to 
Petition  therefor,  granting  to  Falstaff  Brewing  Corporation  of  Indiana 
pennies ion  to  erect  and  maintain  a certain  overhead  structure  across 
Wabash  Avenue  between  Humphrey  Street  and  Washington  Boulevard  in  the 
City  of  Fort  Wayne,  Indiana,  as  specified  in  said  resolution;  and 

WHEREAS,  pursuant  to  said  resolution  notice  of  public  hearing 
thereon  was  duly  published,  as  shown  by  the  Proof  of  Publication  on  file 
in  the  office  of  this  board  which  is  by  reference  incorporated  herein 
and  made  a part  hereof;  and 

WHEREAS  pursuant  to  said  Resolution  and  Notice,  public  hearing 

was,  on  the  Xt-cV  day  of  1)6  c\ — , 1966,  at  — o clock  ,£ — * 

duly  had  u pon  said  Resolution  and  all  persons  desiring  to  be  heard 
thereat  were  duly  heard  and  any  objection  and  remonstrance  to  such 
proceedings  duly  considered;  and 

WHEREAS,  this  board  is  of  the  opinion  that  said  Resolution  should 
now  in  all  things  be  confirmed  and  the  permission  granted  thereby 
ratified. 

NOW  THEREFORE,  it  is  hereby  ordered  by  the  Board  of  Public  Works 
of  the  city  of  Fort  Wayne,  Indiana,  that  Declaratory  Resolution  No. I IjHJlt* 

heretofore  adopted  by  this  board  on  the  of  — ^ r * 

1966  be  and  the  same  is  in  all  things  ratified,  confirmed  and  approved 
and  FALSTAFF  BREWING  CORPORATION  OF  INDIANA  is  new  finally  authorised 
to  proceed  to  install,  construct  and  maintain  the  overhead  structure 


•***-  X r - 


described  In  said  Resolution. 
Dated  fehd  entered  this  _ 


day  of 


1966. 


Board  of  Public  Works  of  the 
City  of  Fort  Wayna^  Indiana. 


Fred  s.  Ehrntan,  Chairman 


Robert  W.  Dahxnan 

V ' Y 


■' « 

George  F.  Gable 
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Petition 

January , 3 1 . 1966 

To:  JM . 

Purusant  to  the  provisions  of  Ch.  168,  Acts  of  1927,  of  the 
Indiana  General  Assembly,  FALSTAFF  BREWING  corporation  OF  INDIANA,  an 
Indiana  Corporation  hereby  petitions  the  Board  of  Public  Works  of  the 
City  of  Fort  Wayne,  Indiana,  for  permission  to  construct  and  maintain 
a certain  overhead  structure  across  Wabash  Avenue  between  Humphrey  street 
and  Washington  Boulevard  in  the  City  of  Fort  Wayne,  Indiana,  in  accord- 
ance with  that  set  of  plans  designated  Job.  No.  1855  and  entitled  'NEW 
CASE  WAREHOUSE  FOR  FALSTAFF  BREWING  CORPORATION,  PLANT  NO.  7,  FORT  WAYNE, 
INDIANA14,  dated  January  10,  1966,  by  Malcom  R.  stirton.  Architect, 

Detroit , Michigan,  consisting  of  7 pages  designated  P-1,  A-l,  A-2,  a-3, 
A-4,  S-l,  8-2  and  S-3,  on  file  in  the  office  of  said  Board  of  Public 
Works  and  by  reference  incorporated  herein  and  made  a part  hereof,  and 
represents  and  shows  to  said  board  as  follows: 

1.  That  it  is  the  sole  owner  of  all  lots  on  both  sides  of  said 

Wabash  Avenue  between  Humphrey  Street  and  Washington  Blvd.  in  said  City 
and  state,  to  wit:  lots  numbered  83  through  88,  105,  104,  and  89 

through  94,  all  inclusive,  in  White’s  1st  Addition  to  the  City  of  Fort 
Wayne,  Indiana,  according  to  the  recorded  plat  thereof t which  is  all  the 
real  estate  immediately  abutting  on  both  sides  of  the  street  described 
herein. 

2.  That  it  owns  and  operates  a brewery  upon  the  property  lying 
west  of  said  Wabash  Avenue  between  Humphrey  street  and  Washington  Blvd. 

3.  That  it  intends  to  build  and  is  building  upon  said  lots 
numbered  89  through  94  both  inclusive  in  white’s  1st  Addition,  lying 
east  of  said  block  of  Wabash  Avenue,  a warehouse  for  the  receiving  and 
shipping  of  the  goods  and  products  of  said  brewery,  which  warehouse 


will  be  an  Integral  part  of  said  brewery. 

4.  That  said  overhead  structure  will  connect  the  present  buildings 
of  Falstaff  on  the  west  side  of  Wabash  Avenue  and  the  new  warehouse 
being  constructed  upon  the  east  side  thereof , will  be  located  across 
Wabash  Avenue  a distance  of  165*  4“  (+/-)  north  of  the  north  right-of- 
way  line  of  Humphrey  street,  will  have  an  all  over  width  over  said  street 
of  11*  4”  (+/~)  end  a minimum  clearance  above  the  crown  of  the  pavement 
of  Wabash  Avenue  of  16*  l*s‘*  measured  in  a perpendicular  line. 

5.  That  said  overhead  structure  will  in  no  way  interfere  with 
the  full  use  of  Wabash  Avenue  by  the  public  or  in  any  other  way  be 
otherwise  detrimental  to  or  inconsistent  with  the  free  use  of  the  ease- 
ment of  the  public  in  Wabash  Avenue  or  the  proper  highway  purposes 
thereof . 

6.  That  said  overhead  structure  will  be  beneficial  to  the  public, 
in  that  it  will  be  used  to  convey  finished  products  of  Falstaff  from 

its  bottling  plant  on  the  west  side  of  Wabash  Avenue  to  the  new  warehouse 
on  the  east  side  thereof  and  to  return  empty  containers  received  at 
said  warehouse  to  said  bottling  plant,  which  materials  otherwise  of 
Necessity  would  have  to  be  so  moved  by  vehicle  using  the  surface  of 
Wabash  Avenue,  thereby  relieving  said  street  from  such  traffic. 

7.  That  Falstaff  will  pay  all  costs  of  construction  and  mainten- 
ance of  said  overhead  structure,  will  fully  protect  the  public  from 
any  harm  during  the  construction  thereof,  will  save  the  City  of  Fort 
Wayne  harmless  from  any  claims  of  lose  or  damage  to  persons  or  property 
caused  by  such  construction,  maintenance  and  existence  of  said 
structure,  will  repair  any  damage  to  said  street  or  any  Installation 


t her* on  resulting  from  the  installation  of  said  structure  and  will 
maintain  the  same  at  all  times  in  a safe  condition. 


Respectfully  submitted, 

FALSTAFF  BREWING  CORPORATION  OF 
INDIANA 


By 

Edward  J.  Griesedleck,  Jr. 
Plant  General  Manager 


Office  of 

Board  of  Public  Works  . 


Fort  Wayne  2.  Indiana 


N O I H [j 


B.O.  lU-*66 


Date 


n r.w.d. 


To  City  Engineer 


S — QrFnS: 


Dec*  1186-1966  overhead  Falstaff  Brewery 

Prepare  property  ownership  list,  (notices  to  be  mailed  Feb,  18,  1966) 


Fred  S,  Ehrman 
Robert  W,  Dahman 
George  F,  Gable 
BOARD  OF  PUBLIC  WORKS 

ic 

attach  copy  of  Reso.,  Petition  & order  confirming  Dec, 


Signed 


$ 


Reply: 


1186 


February  lb,  1966 


Property  ownership  list  completed  and  attached. 


BOARD  OF  PUBLIC  WORKS 


Walter  H.  Meitz 
City  Engineer 


DEB : lc 
attach . 


Signed 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


Off  ice  of 

Board  of  Public  Works 


Fort  Wayne  2 Indiana 


B.O.  lJU— * 66 


Date  March  3r  1966 


To. City  Engineer 


^,,h,AY4  Dec.  Res,  No.  1186-1966  - Falstaff  Brewery  Overhead  - Wabash  Avenue 

Prepare  Assessment  Roll  of  Benefits  $1.00  and  Damages  $1.00  on  the  above  Resolution. 


Fred  S.  Ehrman 
Robert  W.  Dahman 
George  F.  Gable 
BOARD  OF  PUBLIC  WORKS 

ms 

enc.  Res.  & P.0.  List 


March  24,  1966 


Assessment  roll  of  benefits  and  damages  completed  and  attached. 


Signed 


Reply: 


Signed. 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


NOTICE  OF  IMPROVEMENT 


OFFICE  BOARD  OF  PUBLIC  WORKS 


Fort  Wayne,  Indiana, 


Feb.  18,  1966 


1186 


To. 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 


pass  Improvement/Resolution  No 

providing  for  the  constructing  an  overhead  structure  over  a portion  of  Wabash  Avenue, 
between  Washington  Boulevard  and  Humphrey  Street.  (Falstaff  Brewing  Corp. ) 


tailed  plans,  profile  and  specifications  which  are  now  on  file  and  may  he  seen  in  the  office  of  the  Board 
of  Public  Works. 

The  Board  has  fixed  Thursday,  March  3,  1966  at  3:30  pm  in  Conference  Room  102 

a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 

You  are  hereby  notified  that 


eral  Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 


Declaratory 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 


Whites  1st  Add. 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Laws  passed  by  the  Gen- 


BOARD  OF  PUBLIC  WORKS 


General  Form  No.  99  P (.Kev.  1957) 


* YornT  Prescribed  by  State  Board  of  Accounts 
- Twwiirii  • tf  ■ fniii  1 1 tn*  **  - 

(Governmental  Unit) 


Allen 


County,  Ind. 


To NEWS-SENTINEL.. 


FORT...WAYNE., 


Dr. 


PUBLISHER’S  CLAIM 


LINE  COUNT 


Display  Matter  (Must  not  exceed  two  actual  lines,  neither  of  which  shall  total  more 
than  four  solid  lines  of  the  type  in  which  the  body  of  the  advertisement  is  set) 
— number  of  equivalent  lines 

Head 

number  of  lines 

4 

Body 

number  of  lines 

-52— 

Tail 

number  of  lines 

— 8 

Total  number  of  lines  in  notice 

— 64 — 

COMPUTION  OF  CHARGES 

6<4 lines, columns  wide  equals equivalent  lines  at... *226$ 

cents  per  line 

Additional  charge  for  notices  containing  rule  and  figure  work  (50  per  cent  of  above 
amount) 

Charge  for  extra  proofs  of  publication  (50  cents  for  each  proof  in  excess  of  two) 
TOTAL  AMOUNT  OF  CLAIM 


$ 14oA6 


$ 14*46 


DATA  FOR  COMPUTING  COST 


Width  of  single  column .1.1.2. ...ems 

Number  of  insertions 2 


S— 

Size  of  type '2 point 

Size  of  quad  upon  which  type  is  cast 


Pursuant  to  the  provision  and  penalties  of  Ch.  155,  Acts  1953, 


I hereby  certify  that  the  foregoing  account  is  just  and  correct,  that  the  amount  claimed  is  legally  due,  after  allowing  all 
credits,  and  that  no  part  of  the  same  has  been  paid. 


just 


Date.F.©feru&XT .M* , 19  $6 


Title SECRETARY-TR  E A SURER 


, notice  of  adoption  of  reso- 
t'  LUTION  for  the  construction 
and  maintenance  of  an  over- 
head STRUCTURE  , ,W 
TO  WHOM  IT  MAT  CONCERN:  / 1"  Y 

Notice  is  hereby  given  that  the  Board 
of  Public  Works  of  the  City  of  Fort 
Wayne,  Indiana  on  February  3,  196b, 

adopted  a Resolution  pursuant  to  Sec.  l. 
Ch.  168,  Acts  of  1927  of  the  Indiana  Gen- 
eral Assembly  granting  to  Falstaff  Brew- 
ing Corporation  of  Indiana  permission  to 
construct  and  maintain  across  Wabash 
Avenue,  between  Humphrey  Street  and 
Washington  Boulevard  in  the  City  of  Fort 
Wayne,  Indiana,  a certain  overhead  struc- 
ture connecting  the  present  buildings  of 
Falstaff  located  on  the  west  side  of  said 
block  of  said  street  with  a warehouse 
building  to  be  constructed  upon  the  east 
side  thereof  in  accordance  with  that  set 
of  plans  designated  Job  No.  1855  and  en- 
titled "NEW  CASE  WAREHOUSE  FOR 
FALSTAFF  BREWING  CORPORATION, 
PLANT  NO.  7,  FORT  WAYNE,  INDI- 
ANA,” dated  January  10,  1966  by  Mal- 
colm R.  Stirton,  Architect,  Detroit  Michi- 
gan,  consisting  of  7 pages  designated  P-i, 
A-L  A-2,  A -3,  A-4,  S-l  S-2  and  S-3, on 
file  in  the  office  of  said  Board  of  Pub- 
lic Works,  and  by  reference  incorporated 
herein  and  made  a part  hereof. 

Notice  is  further  given  that  said  board 
has  set  March  3.  1966  at  3:30  o clock 
P.M.  at  the  offices  of  the  board  in  the 
Citv  Hall  of  the  City  of  Fort  Wayne,  In- 
diana at  the  date,  time  and  place  at 
which  the  board  will  receive,  hear  and 
consider  remonstrances  to  the  construction 
and  maintenance  of  said  overhead  struc- 
ture from  persons  interested  therein  or  af- 
fected thereby,  and  at  which  time,  place 
and  date,  upon  the  conclusion  of  such 
hearing  on  anv  adioumment  thereof,  said 
board  will  take  final  action  confirming, 
modifying  or  rescinding  said  resolution, 
which  action  shall  be  final  and  conclusive 
on  all  persons.  , . 

Any  person  Interested  in  or  affected 
by  such  proceeding  may  examine  said 
plans  at  the  offices  of  the  board  and  may 
appear  and  file  a remonstrance  thereto 
prior  to  said  date  and  time  and  will  be 
heard  accordingly  prior  to  such  final  ac- 
tion being  so  taken. 

Dated  at  Fort  Wavne.  Indiana,  this  3rd 
day  of  February.  1966. 

BOARD  OF  PUBLIC  WORKS  OF 
THE  CITY  OF  FORT  WAYNE, 
INDIANA. 

By  FRED  S.  EHRMAN. 

Chairman. 

ROBERT  W.  DAHMAN. 

GEORGE  F.  GABLE. 

ATTEST:  Kenneth  McGraw.  Clerk. 
3-7-14. 


PUBLISHER’S  AFFIDAVIT 

State  of  Indiana  ) 

ALLEN....  County  / s ‘ 

Personally  appeared  before  me,  a notary  public  in  and  for  said  county  and  state,  the 
undersigned MARTHA L, BRANNING who,  being  duly  sworn,  says 

that She  is SECRETARY-TREASURER of  the 

NEWS-SENTINEL 

a DAILY newspaper  of  general  circulation  printed  and  published 

in  the  English  language  in  the  city  ( nf  FORT  WAYNE.  INDIANA 

-tewB-  \ 

in  state  and  county  aforesaid,  and  that  the  printed  matter  attached  hereto  is  a true  copy, 
which  was  duly  published  in  said  paper  for  2 time. .9. , the  dates  of  publication  being 


GARRETT  CLIPPER.  Garrett,  Ind. 
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I certify  that  the  within  claim  is  true  and  correct;  that  the  services  therein  itemized 
and  for  which  charge  is  made  were  ordered  by  me  and  were  necessary  to  the  public 
business. 
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TABLE  SHOWING  PRICE  PER  LINE  AND  PER  INSERTION  FOR 


11%  Em  Column 
(138  Points) 

Size 

Number  of  Insertions 

of 

Type 

1 

2 

3 

4 

5 Vs 

.151 

.226 

.301 

.376 

6 

.138 

.207 

.276 

.345 

7 

.118 

.177 

.237 

.296 

7% 

.11 

.166 

.221 

.276 

8 

.104 

.155 

.207 

.259 

9 

.092 

.138 

.184 

.23 

10 

.083 

.124 

.166 

.207 

12 

.069 

.104 

.138 

.173 

Note:  Above  table  is  based  on  a square  of  250  ems. 


General  Form  No.  99  P (Rev.  1957) 


Form  Prescribed  by  State  Board  of  Accounts 


lioaiid-.-of  ...:.ubIic....v;or.I^.f  Cii/..  ICJEt . Wayne 

(Governmental  Unit) 


Allen 


.County,  Ind. 


To  JOIBNAL^AZETTE Dr 

FORT  WAYNE,  INDIANA 


PUBLISHER’S  CLAIM 


LINE  COUNT 

Display  Matter  (Must  not  exceed  two  actual  lines,  neither  of  which  shall  total  more 
than  four  solid  lines  of  the  type  in  which  the  body  of  the  advertisement  is  set) 
— number  of  equivalent  lines 


Head  number  of  lines 


Body  number  of  lines 


52. 


Tail  number  of  lines 


8 


Total  number  of  lines  in  notice 


64 


COMPUTION  OF  CHARGES 


o4 lines, 

cents  per  line 


columns  wide  equals. 


equivalent  lines  a£ 


2260 


Additional  charge  for  notices  containing  rule  and  figure  work  (50  per  cent  of  above 
amount) 


$ 14«46. 


Charge  for  extra  proofs  of  publication  (50  cents  for  each  proof  in  excess  of  two) 


TOTAL  AMOUNT  OF  CLAIM 


t 14*46 


DATA  FOR  COMPUTING  COST 


Width  of  single  column 
Number  of  insertions..? 


ems 


Size  of  type...Y.2 point 

Size  of  quad  upon  which  type  is  cast....5:jy 


Pursuant  to  the  provision  and  penalties  of  Ch.  155,  Acts  1953, 


I hereby  certify  that  the  foregoing  account  is  just  and  correct,  that  the  amount  claimed  is  legally  due,  after  allowing  all 
credits,  and  that  no  part  of  the  same  has  been  paid. 


just 


Date..l’etoar^..M*....,  19....M. 


OF  adoption  of  kkso- 

TOWHOmTM’Io^K:  I,  ft 
0fN&SAeby  {glven  11131  lha  Board 

?!  Works  of  the  Citv  of  irm-t 

Wayne  Indiana  on  February  3,  1966 

?,?op!?3  3 Resolution  pursuant  to  Sec.  l! 
Ch.  168,  Acts  of  1927  of  the  Indiana  Gen- 
fna  rvv™T»btly  gr3nlinS  t0  Falstaff  Brew- 
construnr  anHn  01  .Indiana  permission  to 
S,  "cl  , and  maintain  across  Wabash 
Avenue,  between  Humphrey  Street  and 
Washington  Boulevard  in  the  Citv  of  Fort 
Wayne.  Indiana,  a certain  overhead  struc 

Faristaff0nfooCi!nf  the/e«  bSifdin|s  of 
ki™i  11  .located  on  the  west  side  of  said 

buildin^tr>Sahe  stredt  w>th  a warehouse 
to . be  constructed  upon  the  east 
side  thereof  in  accordance  with  that  set 
Pjans  designated  Job  No.  1855  and  en- 
titled NEW  CASE  WAREHOUSE  For 

P^NTAFNO  B7R™G  CORPORATION^ 
ana”  t'  FORT  WAYNE,  INDI- 

ANA. „ dated  January  10,  1966  bv  Mai 

ga™  COTs?stfnen’ofA7ChiteCt'  Detroit-'  Michi- 
A 1 ’ a e 4 ?S  » f4  7 p?ges  des*CTated  P-1, 

osf3Pu°bn 

here^d 

hp?i IS"  t “-s 

which  the  ‘hoe  a3le’-„lime  and  P'ace  at 
°oard  will  receive,  hear  and 

er  remonstrances  to  the  construction 
and  maintenance  of  said  overhead  struc- 
ture from  persons  interested  therein  or  af- 
fected thereby,  and  at  which  time,  place 
and  date,  upon  the  conclusion  of  such 

hearing  on  any  adjournment  thereof,  said 
boar.d  w,ii  take  final  action  confirming, 

modifying  or  rescinding  said  resolution, 
which  action  shall  be  final  and  conclusive 
on  all  persons. 

Any  person  interested  in  or  affected 
by  such  proceeding  may  examine  said 
plans  at  the  offices  of  the  board  and  mav 
appear  and  file  a remonstrance  thereto 
Pp‘or,  4°  ®aid  date  and  time  and  will  be 

tion  dh»inT  dlng,y,  pnor  to  such  final  ac- 
tion being  so  taken. 

Dated  at  Fort  Wayne.  Indiana,  this  3rd 
day  of  February,  1966. 

FOARD  OF  PUBLIC  WORKS  OF 
THE  CITY  OF  FORT  WAYNE, 

„ r,t  INDIANA. 

By  FRED  S.  EHRMAN, 

ROBERT  W.  DAYMAN?"' 
^ATTEST:  KennethGE^rEawF-  ^ 


a® 


Title  ASSISTANT  SECRETARY 


PUBLISHER’S  AFFIDAVIT 


Indiana 
.....  County 


ss: 


Personally  appeared  before  me,  a notary  public  in  and  for  said  county  and  state,  the 

u n d e rs i g ne d AR NOLD  F, SCHERER who,  being  duly  sworn,  savs 

f . . ASSISTANT  SECRETARY 

that he  is of  the 

JQ.URNAL.-rGAZEI.IE 

a DAILY newspaper  of  general  circulation  printed  and  published 

in  the  English  language  in  the  city  { nf  FORT  WAYNE,  INDIANA 

-town  -y  * 

in  state  and  county  aforesaid,  and  that  the  printed  matter  attached  hereto  is  a true  copy, 
which  was  duly  published  in  said  paper  for j 2c time ®...,  the  dates  of  publication  being 

as  follows:  February  7,  1966 

February  


Subscribed  and  sworn  to  before  me  this 


»..day  of.. 



Notary  Public 


My  commission  expires. 


larch,  8., 1966... 


GARRETT  CLIPPER.  Garrett.  Ind. 


I certify  that  the  within  claim  is  true  and  correct;  that  the  services  therein  itemized 
and  for  which  charge  is  made  were  ordered  by  me  and  were  necessary  to  the  public 
business. 
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TABLE  SHOWING  PRICE  PER  LINE  AND  PER  INSERTION  FOR 


11%  Em  Column 
(138  Points) 

Size 

Number  of  Insertions 

of 

Type 

1 

2 

3 

4 

5 Vs 

.151 

.226 

.301 

.376 

6 

.138 

.207 

.276 

.345 

7 

.118 

.177 

.237 

.296 

7% 

.11 

.166 

.221 

.276 

8 

.104 

.155 

.207 

.259 

9 

.092 

.138 

.184 

.23 

10 

.083 

.124 

.166 

.207 

12 

.069 

.104 

.138 

.173 

Note:  Above  table  is  based  on  a square  of  250  ems. 
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~lmprnvpnifffft=  P ^solution  No.  /^~For  £ 7Zvts /tIv &k£%.a£az>  r'^o^ro-^E.  <Ov£zl  A T^xr/a*/  Q/= 

At/FtMF  fPirr,.jHAf/  . 7? c i/t- e isailp  Amp  //c/zipsxey  S'rz/zsT.  ( .7}ie/p.isM<  rEsirr.  ) 

-SS-’ 

• 

OWNER'S  NAME 

ADDRESS 

NUMBER  0 

DESCRIPTION 

LOT 

BLOCK 

0.  L. 

2 

3 

4 

5 

6 

✓ . r'  ^ 

8 

9 

• 

11 

12  ,: 

13 

14 

15  ^ 

^>•16 

17 

18 

20 

21 

22 

23 

• 

25 

2G 

27 

29 

30 

31 

32 

33 

34 

36 

37 

38 

39 

40 

42 

43 

44 

45 

46 

47 

48 

49 

50 

51 

• 

53 

54 

55 

56 

57 

58 
69 
60 
61 
62 

64 

65 
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